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Message Text 


SECRET 

PAGE 01 PEKING 00032 201702 Z 
50 

ACTION SS-25 

INFO OCT-01 ADP-00 SSO-OO /026 W 

126039 

O 201220 Z APR 73 
FMUSLO PEKING 
TO SECSTATE WASHDC 0032 

SECRET PEKING 0032 

EXDIS 

E. 09. 11652: XGDS 
TAGS: ACOM 

SUBJECT: PEKING COMMUNICATIONS FACILITY. 

FROM MCCAY/ MYERS 

1. REF: PEKING 16: FLOOR LOADING IN NEW CCC AREA 400 KILOGRAMS 
PER SQUARE METER. NEW AREA SECOND ( TOP END) FLOOR OF ADDED 
BUILDING WING UNDERWAY. AREA DIMENSIONS APPROXIMATELY 

30 BY 60 FEET WITH SEPARATE DOORS EACH END. WALLS 36 
CENTIMETER BRICK AND MORTAR. CRU/ TCU WALT. TO BE ERECTED BY 
SEABEES AFTER ENCLOSURE ERECTION. CAN USE ONE 6 BY 24 FOOT 
ENCLOSURE. CRU CLASS SIX DOOR LEFTHAND, TCU RIGHTHAND. 

TEN INCH FLANGERS REQUIRED. PRC PROVIDING SEPARATE 60 KVA. 
THREE PHASE, 4 WIRE TECH BUSS FROM COMPOUND MAIN POWER 
ENTRANCE. WE RESPONSIBLE FOR ALL POWER MATERIAL AND 
INSTALLATION FROM 60 KVA PIGTAIL INCLUDING LIGHT FIXTURES. 

NO CONDUIT IN WALLS. COMPLETION EXPECTED END OF JUNE. 

2. APPEAR LEASED LINE TERMINATION OF 120 VOLTS. 60 MILS 
NEUTRAL NO PROBLEM. 

3. DRAFT AGREEMENT ON RADIO RIGHTS PASSED TO PRC BUT NO 
REACTION YET. INFORMAL DISCUSSION WITH BRITISH DISCLOSES 
EXISTING DIP RADIO STATIONS OPERATING WITH MINIMUM OF 
RESTRICTIONS. 

SECRET 


SECRET 
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PAGE 02 PEKING 00032 201702 Z 

RM REF: STATE 71852, BANGKOK 070442: REQUESTS PASSED TO FOREIGN 
OFFICE. ANTICIPATE APPROVAL. 

5. MCCAY/ MYERS PLANNING DEPART PEKING APRIL 23, ARRIVE 
HONG KONG 24 TH. 

IENKINS 


SECRET 


*** Current Handling Restrictions *** EXDIS 
*** Current Classification *** SECRET 
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Message Attributes 


Automatic Decaptioning: Z 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 
Concepts: 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 20 APR 1973 
Decaption Date: 28 MAY 2004 
Decaption Note: 25 YEAR REVIEW 
Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: boyleja 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973PEKING00032 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: XGDS 

Errors: n/a 

Film Number: n/a 

From: PEKING 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730449/aaaaiupo.tel 

Line Count: 74 
Locator: TEXT ON-LINE 
Office: ACTION SS 
Original Classification: SECRET 
Original Handling Restrictions: EXDIS 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: SECRET 
Previous Handling Restrictions: EXDIS 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: boyleja 
Review Comment: n/a 
Review Content Flags: 

Review Date: 31 JUL 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <31 -Jul-2001 by elyme>; APPROVED <13-Aug-2001 by boyleja> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> jms 980128 

Subject: PEKING COMMUNICATIONS FACILITY. FROM MCCAY/ MYERS 

TAGS: ACOM, n/a 

To: SECSTATE WASHDC 

SS 

Type: TE 
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